

3 PHASE 6 


KWWW1 phase? 

PHASE 8 

CONTRACTOR STAGING AREA 
ACTIVE AIRCRAFT TAXI ROUTES 
LANDSIDE HAUL ROUTE 



TWY G TO BE CLOSED FROM PHASE 2 TO PHASE 4 

TWY F, N, T, U TO REMAIN OPEN EXCEPT INTERMITTENTLY DURING PHASES 2, 3A, AND; 
TWY H TO BE CLOSED FROM TO TWY G TO TWY H8 DURING PHASE 3 
UPDATE TWY DESIGNATIONS PER NEW NOMENCLATURE (LAWATO PROVIDE)' 

PHASE 3A SHALL BE CONSIDERED AN ACCELERATED WORK AREA WITH NIGHT CLOSURES 


^> x 

- RSA- 

- TOFA - 


AOA HAUL ROUTE 

FLAGGERS EQUIPPED WITH TWO-WAY 


0 

1 

2 

3 

3A 



New Task Name 

Old Phase IDs 

Duration 

Mobilization 

0 

SO 

Test Strip 

1 

45 

RWY 25L Closure (to include portions of TWY A, H, RWY 25 R) 

2A 

2(56 h rs ) 

RWY 25L Rehabilitation and Sepulveda Tunnel 

2,3,8 

60 

Airifeld Lighting (TWY F, N, T, U Intersections) 

4,5, 6 

30 

Rwy 25L Final Inspection, FOD Walk, RWY Opening 
(to include portions of TWY A, H, RWY25R] 

2B, 9 

5 

Approach Slab Grooving 

- 

5 nights 

Demobilization/Closeout 

10 

SO 





Month 1 


Month 2 Month 3 Month 4 Months 


Month 6 Month 7 


Month 8 Month 9 Month 10 


CREATE PHASING SHEET FOR PHASE 5 - CLOSURE 
'OF RWY 25L FOR APPROACH SLAB GROOVING 



90% SUBMIT 


TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(213)694-3981 FAX (6 1 9) 692-0634 


AL REV 1 


LAX 


Los Angeles World Airports 


LAX 


GRID LOCATIONS 


RUNWAY 25L REHABILITATION PROJECT 
OVERALL CONSTRUCTION PHASING PLAN 

LOS ANGELES INTERNATIONAL AIRPORT 


SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


SCALE 

AS SHOWN 


CHECKED 

TJW 


DATE 

03/04/2019 


FILE NAME 2 0180064G-41 OOVR.DWG 


APPROVED BY 


CHIEF AIRPORTS ENGINEER 


PLAN SET NUMBER 

40 OF 250 


G410 


20180064 









































































































































































































































































































































































































































































90% SUBMITTAL REV 1 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(213)694-3981 FAX (61 9) 692-0634 


LEGEND: 


►X 




RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE (AIRSIDE) 

CONTRACTOR HAUL ROUTE (LANDSIDE) 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 
FLAGGERS WITH TWO-WAY RADIOS 


NOTES: 


CONTRACTOR SHALL USE VEHICLE SERVICE ROAD HAUL ROUTE (ALONG VSR ’C’) TO AND FROM 
THE PHASE 1 PROJECT SITE. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR 
AOA ENTRANCE AND EXIT DETAILS. 

CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROADS. 

SEE SHEET G412 AND G413 FOR TEST STRIP DEMOLITION AND CONSTRUCTION. 

CONTRACTOR SHALL MAINTAIN AND KEEP FREE OF DEBRIS PHASE 1 STAGING AREA AS 
DEPICTED HEREON. 

CONTRACTOR SHALL NOT STORE OR OTHERWISE UTILIZE THE PHASE 1 STAGING AREA IN A 
MANNER THAT BLOCKS OR HINDERS VEHICLE SERVICE ROAD TRAFFIC. 

TAX I LANE Cl AND THE ADJACENT RAMP AREA IS ACTIVE DURING PHASE 1. THE CONTRACTOR 
SHALL NOT IMPEDE ONGOING ACTIVITY IN THE RAMP AREA OR OTHER OPERATING AREAS. 


NO CHANGE 
TO PHASE 1 


100 ’ 


_ 100 ' 

SCALE: 1“ = 100’ 


200 ’ 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 



20180064 






























































































































































































































LEGEND: 



CONTRACTOR HAUL ROUTE (AIRSIDE) 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

MILL 3” EXISTING PCC PAVEMENT 
PER DETAIL 4, SHEET C401 

PAVEMENT CLOSED TO AIRCRAFT 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 


CONTRACTOR SHALL PREPARE A TOPOGRAPHIC SURVEY OF THE EXISTING GROUND WITHIN THE 
LIMITS OF WORK AND SUBMIT A MILL 8c OVERLAY PLAN TO THE ENGINEER FOR APPROVAL 
BEFORE MILLING AS IDENTIFIED IN THE TECHNICAL SPECIFICATIONS P-103 AND P-150. 
NORTHINGS AND EASTINGS ARE APPROXIMATE BASED ON THE BEST AVAILABLE INFORMATION OF 
EXISTING JOINT LOCATIONS. CONTRACTOR SHALL FIELD VERIFY ALL LIMITS OF REMOVAL WITH 
THE ENGINEER. 

CONTRACTOR SHALL USE VEHICLE SERVICE ROAD HAUL ROUTE (ALONG VSR ’C’) TO AND FROM 
THE PHASE 1 PROJECT SITE. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 
FOR AOA ENTRANCE AND EXIT DETAILS. 

CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’C.’ 

SEE SHEET G412 FOR TEST STRIP CONSTRUCTION. 


NO CHANGE 
TO PHASE 1 


2QL _ 0 _ 20_ _ 40’ 

SCALE: 1” = 20’ 





TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 





GRID LOCATIONS 


| Los Angeles World Airports 


RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING PLAN 

PHASE 1 DEMOLITION 


LOS ANGELES INTERNATIONAL AIRPORT 

SUBMITTED BY 

1 APPROVED 

BY 

ASST. CHIEF AIRPORTS ENGINEER 

1 CHIEF AIRPORTS ENGINEER 

DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER 

42 OF 250 

SHEET G412 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 


20180064 

| FILE NAME 20180064G-412PH1 .DWG 









































































































































































LEGEND: 


CONTRACTOR HAUL ROUTE (AIRSIDE) 

LOW PROFILE BARRICADES PLACED THIS PHASE, 

SEE DETAIL 1, SHEET G401 

3” P-401 AC PAVEMENT OVERLAY PER DETAIL 4, SHEET C401 
PAVEMENT CLOSED TO AIRCRAFT 


NORTHINGS AND EASTINGS ARE APPROXIMATE BASED ON THE BEST AVAILABLE INFORMATION OF 
EXISTING JOINT LOCATIONS. CONTRACTOR SHALL FIELD VERIFY ALL LIMITS OF REMOVAL WITH 
THE ENGINEER. 

CONTRACTOR SHALL USE VEHICLE SERVICE ROAD HAUL ROUTE (ALONG VSR ’C’) TO AND FROM 
THE PHASE 1 PROJECT SITE. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 
FOR AOA ENTRANCE AND EXIT DETAILS. 

CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’C.’ 

SEE SHEET G412 FOR TEST STRIP DEMOLITION. 

CONTRACTOR SHALL RESTORE ANY MARKINGS DAMAGED DUE TO CONTRACTOR ACTIVITY TO THE 
SATISFACTION OF THE ENGINEER AND AT NO COST TO LAWA. 



NOTE: 

DO NOT APPLY BLACK BORDER ACROSS 
CROSSING AIRCRAFT LEAD-IN LINE 
MARKING 


\1 

1 / 

— IDENTIFIER PER PLAN, BLACK 
TEXT PER DETAIL 2 HEREON 

941A 

to 


12’ 




A AIRCRAFT LEAD-IN LINE MARKING 


NO CHANGE 
TO PHASE 1 


20’ _ 40’ 


SCALE: 1" = 20’ 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 


GRID LOCATIONS 


Los Angeles World Airports 

RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING PLAN 

PHASE 1 PAVING AND RESTORATION 


LOS ANGELES INTERNATIONAL AIRPORT 

SUBMITTED BY 

1 APPROVED 

BY 

ASST. CHIEF AIRPORTS ENGINEER 

1 CHIEF AIRPORTS ENGINEER 

DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER 

43 OF 250 

SHEET G413 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 


20180064 

| FILE NAME 20180064G-413PH1 .DWG 


























































































































































































































































































































































































LEGEND: 


-RSA— 


- TOFA ■ 
\ 


►x 




RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

FLAGGERS WITH TWO-WAY RADIOS 


ADD SHEET OR DETAIL FOR RWY 25R 
CLOSURE. 25R CLOSURE TO OCCUR 
IN FIRST 5 HOURS OF PHASE 2. 25L 
CLOSURE TO FOLLOW. 


CLOSURE DETAILS: 

1. PHASE 2A CONSISTS OF THE MEASURES NECESSARY TO CLOSE THE AIRFIELD FACILITIES 
AFFECTED BY PHASE 2 AND PHASE 3 AND 4 SETUP. SEE SHEET G413 FOR PHASE 2 LIMITS. 

2. ELEMENTS OF THE CLOSURE WILL REQUIRE THE CONTRACTOR TO PERIODICALLY CLOSE TAXIWAYS 
*U\ T, G, AND ’F\ CLOSURES OF TAXIWAYS ’U’ AND T AND ’G’ AND Y SHALL NOT BE 
CONCURRENT. TWO OF THESE TAXIWAYS MUST REMAIN OPEN AT ALL TIMES TO ALLOW ACCESS 
TO AND FROM THE SOUTH AIRFIELD FACILITIES. 

3. REMOVE LEAD IN MARKINGS AND COVER SIGNAGE TO FROM TAXIWAY 'U\ ’N’ AND ’G’ 
INTERSECTIONS IN ACCORDANCE WITH SHEET G421 AND G422. T AND Y TO REMAIN OPEN 
DURING THIS ACTIVITY. 

4. REMOVE LEAD IN MARKINGS AND COVER SIGNAGE LEADING ONTO RUNWAY 7R-25L FROM 
TAXIWAYS T AND Y. 

5. REMOVE LEAD IN MARKINGS AND COVER SIGNAGE ON TAXIWAY CONNECTORS ’A4’, ’A5’ AND ’A7’ 
ON A PULL BACK BASIS WHILE BEING ESCORTED BY AIRPORT OPERATIONS. CONTRACTOR SHALL 
GIVE RIGHT OF WAY TO AIRCRAFT DURING PULL BACK OPERATIONS. 

6. REMOVE LEAD IN MARKINGS AND COVER SIGNAGE ON TAXIWAYS ’HI’, ’H3\ ’H4\ ’H6’ ’H8’ AND 
W ON A PULL BACK BASIS WHILE BEING ESCORTED BY AIRPORT OPERATIONS. CONTRACTOR 
SHALL GIVE RIGHT OF WAY TO AIRCRAFT DURING PULL BACK OPERATIONS 

7. INSTALL ORANGE SAFETY FENCE AND LOW PROFILE BARRICADES IN ACCORDANCE WITH SHEET 
G413 

8. DISCONNECT LIGHTING CIRCUITS IN ACCORDANCE WITH G300 THROUGH G306 


NOTES: 


CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS. 

SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR AOA ENTRANCE AND EXIT 
DETAILS. 

CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROADS. 

FLAGGERS ARE REQUIRED FOR ACTIVE TAXIWAY AND RUNWAY CROSSINGS. 


90% SUBMITTAL REV 1 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 


PHASE 2 



LAX 


GRID LOCATIONS 


RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING PLAN 
PHASE 2A 

LOS ANGELES INTERNATIONAL AIRPORT 


SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


SCALE 

AS SHOWN 


CHECKED 

TJW 


DATE 

03/04/2019 


FILE NAME 20180064G-414SQ2.DWG 


CHIEF AIRPORTS ENGINEER 


PLAN SET NUMBER SHEET _ 

44 OF 250 G414 


20180064 
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-rFa f -^- 
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TWY A 
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CONTRACTOR SHALL UTILIZE 
VEHICLE STAGING AREA TO CROSS 
TWY ’A’, SEE NOTE 4. 



LEGEND: 


-RSA— 


♦x* 


RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

FLAGGERS WITH TWO-WAY RADIOS 


NOTES: 

1. CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER 
ANY CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 

2. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR AOA 
ENTRANCE AND EXIT DETAILS. 

3. CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’A’ 

4. FLAGGERS ARE REQUIRED FOR CONSTRUCTION CROSSINGS AT TAXIWAY ’A4\ SEE 
TEMPORARY VEHICLE SERVICE ROAD ’A’ RELOCATION, SHEET G202. 

5. SEE SHEETS G421-G426 FOR SPECIFIC DETAILS SHOWING MARKING SIGNAGE 
AND LIGHTING CHANGES 


DELETE THIS PHASING SHEET 


USE SHEET G418 FOR PHASE 3 MARKUPS 


0 


400’ 


800’ 


SCALE: 1” = 400’ 


90% SUBMITTAL REV 1 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 
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REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 


Angeles World Airports 


RUNWAY 25L_^fckiABILITATION PROJECT 

constructH^hasing plan 

PHASES 2^kND 4 


LOS ANGELES INTERNATIONA 


PORT 


1 SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


CHECKED 

TJW 


PLAN SET NUMBER SHEET _ 

45 OF 250 G41 


DATE 

03/04/2019 


FILE NAME 20180064G-415SQ3.DWG 


20180062 


















































































































































































































































































































































































































































































3-416SQ4.dwg 03/02/2019 


LU8 


T 




A 




TWY B 



4 


IX 





TF~ 



71 









r 


of 


~v^hj-- A_ 6*—. 


^ 
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HAUL ROUTE ACROSS TAXIWAY F, SEE 
NOTES 3 AND 4 AND CONTRACTOR 


-TOFA 


3 ‘ 





RUNWAY 7L-25R 




ifeStS^ 



- PHASE 2 - 



'Jky, 


-TOFA-LOC- 






s i 






4? 


'V- 


25R GLIDE SLOPE 
CRITICAL AREA 


TEMPORARY HAUL ROUTE ACROSS 3 
TAXIWAY r PLAN, SHEET G203 

- = 


■ PHASE 2 - 


-RUNWAY 7R-25L 


-X- TorK i 




a 


TWY A 





I TWY 7 








1 


^1 


H*8* 


■ PHASE 2 - 





TOXA 


-X- TOFAX 


-HW=A-X- 




-~ - 


IMPERIAL 
jJEmiAL 



L-L-km 

[T^j 

Ir rii 








-PH 


^ ? 

193’ 1 -ic 


->gTflFA — —_- jT TOFA — 1 r-^ L T iIPE4=_- ^TOFA - ; 


-PHASE 3 (OPEN) 




-y^ _- jk ~ ~ ~ TOF *- 


. T<€f^C- 




\ \( 


LEGEND: 


-RSA— 


NOTES: 


1. 


♦x* 


RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

FLAGGERS WITH TWO-WAY RADIOS 


CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 
SEE CONTRACTOR HAUL ROUTE, SHEET G200 FOR AOA ENTRANCE AND EXIT DETAILS 
CONTRACTOR HAUL ROUTE ACROSS TAXIWAY Y SHALL ONLY BE USED WHEN TAXIWAY ’F’ IS 
CLOSED. 

CONTRACTOR HAUL ROUTE ACROSS TAXIWAY ’A’ AT TAXIWAY ’A4’ IS PROHIBITED WHEN ACCESS 
IS AVAILABLE ACROSS TAXIWAY ’F’ 


CLOSURE DETAILS: 


FOR PHASE 4 CLOSURE DETAILS, SEE SHEET G428 
FOR PHASE 5 CLOSURE DETAILS, SEE SHEET G429 


DELETE THIS PHASING SHEET 


USE SHEET G418 FOR PHASE 3 MARKUPS 


.400’ 


0 


400’ 


800’ 


SCALE: 1” = 400’ 


90% SUBMITTAL REV 1 
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PHONE(21 3)694-3981 FAX (61 9) 692-0634 






1 





















REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 


Angeles World Airports 


RUNWAY 25l^^ABILITATION PROJECT 
CONSTRUCimy’HASING PLAN 
PHASESll^ND 5 


LOS ANGELES INTERNATIONA 


fcPORT 


1 SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


CHECKED 

TJW 


PLAN SET NUMBER SHEET _ 

46 OF 250 G41 


DATE 

03/04/2019 


FILE NAME 20180064G-416SQ4.DWG 


201800 ( 
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HAUL ROUTE ACROSS TAXIWAY F, SEE- 
NOTES 3 AND 4 AND CONTRACTOR 
TEMPORARY HAUL ROUTE ACROSS 
TAXIWAY Y PLAN, SHEET G203 
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LEGEND: 


-RSA— 




RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

FLAGGERS WITH TWO-WAY RADIOS 


NOTES: 

1. CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 

2. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR AOA ENTRANCE AND EXIT 
DETAILS. 

3. CONTRACTOR HAUL ROUTE ACROSS TAXIWAY ’F’ SHALL ONLY BE USED WHEN TAXIWAY ’F’ IS 
CLOSED. 

4. CONTRACTOR HAUL ROUTE ACROSS TAXIWAY ’A’ AT TAXIWAY ’A4’ IS PROHIBITED WHEN ACCESS 
IS AVAILABLE ACROSS TAXIWAY ’F’ 

CLOSURE DETAILS: 

1. FOR PHASE 5 CLOSURE DETAILS, SEE SHEET G429 

2. FOR PHASE 6 CLOSURE DETAILS, SEE SHEET G430 

3. FOR PHASE 7 CLOSURE DETAILS, SEE SHEETS G431-G433 


DELETE THIS PHASING SHEET 


USE SHEET G418 FOR PHASE 3 MARKUPS 


0 


400’ 


800’ 


SCALE: 1” = 400’ 


90% SUBMITTAL REV 1 
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DESCRIPTION 

APPROVED 

DATE 


seles World Airports 


RUNWAY 25L 
CONSTRUCT^ 
PHASES 2, 


IILITATION PROJECT 
LASING PLAN 
TD7 


LOS ANGELES INTERNATIONAL" 


1 SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


APPROVED BY 


CHIEF AIRPORT^ 


CHECKED 

TJW 


PLAN SET NUMBER SHEET _ -i 

47 OF 250 G41i 


DATE 

03/04/2019 


FILE NAME 20180064G-417SQ5.DWG 


2018006' 

























































































































































































































































































































































































































































































LEGEND: 


-RSA— 


TOFA 



RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 


NOTES: 

1. CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 

2. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR AOA ENTRANCE AND EXIT 
DETAILS 

3. CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’A’ 

4. FLAGGERS ARE REQUIRED FOR CONSTRUCTION CROSSINGS AT TAXIWAY ’A4\ SEE TEMPORARY 
VEHICLE SERVICE ROAD ’A’ RELOCATION, SHEET G202. 


* 


CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 


TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 


" "SCPSUBE DETAILS: 

T FOR PHASET^nrSWSJJEWILS, SEE SHEET G430 

2. FOR PHASE 7 CLOSURE DmCS^SEt^HEET G431-G433 

3. FOR PHASE 8 CLOSURE DETAILS, SEESRtETS-4^4 



PAVEMENT CLOSED TO AIRCRAFT 
FLAGGERS WITH TWO-WAY RADIOS 



SEPULVEDA TUNNEL 
REHABILITATION WORK LIMITS 


25L REHABILITATION WORK LIMITS 


PHASE 3 


90% SUBMITTAL REV 1 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 
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GRID LOCATIONS 


Los Angeles World Airports 


RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING PLAN 

PHASES 2, 6, 7 AND 8 


LOS ANGELES INTERNATIONAL AIRPORT 

SUBMITTED BY 

APPROVED 

BY 

ASST. CHIEF AIRPORTS ENGINEER 

CHIEF AIRPORTS ENGINEER 

DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER 

48 OF 250 

SHEET G418 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 


20180064 

FILE NAME 20180064G-418SQ6.DWG 




DESCRIPTION 


APPROVED 















































































































































































































































































































































































































































































AIRCRAFT TAXI ROUTES 

CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

FLAGGERS WITH TWO-WAY RADIOS 


PHASE 3A SHALL BE CONSIDERED AN ACCELERATED 
WORK AREA WITH NIGHT CLOSURES 


1. CONTRACTOR SHALL NOT ENTER THE 25R GLIDE SLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 

2. SEE CONSTRUCTION ACCESS AND HAUL ROUTE, SHEET G200 FOR AOA ENTRANCE AND EXIT 
DETAILS 

3. CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’A’ 

4. FLAGGERS ARE REQUIRED FOR CONSTRUCTION CROSSINGS AT TAXIWAY ’A4\ SEE TEMPORARY 
VEHICLE SERVICE ROAD ’A’ RELOCATION, SHEET G202. 


CLOSURE DETAILS: 


1. FOR PHASE 6 CLOSURE DETAILS, SEE SHEET G430 

2. FOR PHASE 7 CLOSURE DETAILS, SEE SHEET G431-G433 

3. FOR PHASE 8 CLOSURE DETAILS, SEE SHEETS G434 



90% SUBMITTAL REV 1 
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REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 





LAX 


GRID LOCATIONS 


[ Los Angeles World Airports 


RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING PLAN 

PHASES 2, 6, 7 AND 8 


LOS ANGELES INTERNATIONAL AIRPORT 

SUBMITTED BY 

1 APPROVED 

BY 

ASST. CHIEF AIRPORTS ENGINEER 

1 CHIEF AIRPORTS ENGINEER 

DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER 

48 OF 250 

SHEET G418 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 


20180064 

| FILE NAME 20180064G-418SQ6.DWG 






















































































































































































































































































































































































































































































































LEGEND: 


-RSA— 


TOFA 



RUNWAY SAFETY AREA 

TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 


* 


CONTRACTOR HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 


TEMPORARY TAXIWAY CLOSURE 
BARRICADES, SEE DETAIL 3, SHEET G401 



PAVEMENT CLOSED TO AIRCRAFT 
FLAGGERS WITH TWO-WAY RADIOS 


RENAME SHEET FOR PHASE 4 (RUNWAY OPENING) 

REFERENCE PAGES 26-31 THIS SET FOR ENLARGED VIEWS OF 
WORK 

PHASE 4 TO BE SIMILAR WORK AREAS/RESTRICTIONS BUT 
REVERSE SCOPE OF PHASE 2 TO RETURN AIRFIELD TO FINAL 
CONDITION. 

CONTRACTOR TO COORDINATE WITH LAWA ON ACCESS TO 
TWY A, TWY H, AND RWY 25R. 

FIRST 2 DAYS/NIGHTS TO BE ACCELERATED WORK SCHEDULES 
FINAL 3 DAYS OF THIS PHASE ARE TO BE RESERVED FOR FINAL 
INSPECTION, FAA ACCEPTANCE, AND FOD WALK, NO WORK TO 
OCCUR DURING THIS TIME PERIOD 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(21 3)694-3981 FAX (61 9) 692-0634 


REV. NO. 


BY 


NOTES: 

1. CONTRACTOR SHALL NOT ENTER THE 25R GLIDESLOPE CRITICAL AREA UNDER ANY 
CIRCUMSTANCES UNLESS PREVIOUSLY APPROVED BY LAWA OPERATIONS 

2. SEE CONTRACTOR HAUL ROUTE, SHEET G200, FOR AOA ENTRANCE AND EXIT DETAILS 

3. CONTRACTOR SHALL NOT BLOCK TRAFFIC ON VEHICLE SERVICE ROAD ’A’ 

4. FLAGGERS ARE REQUIRED FOR CONSTRUCTION CROSSINGS AT TAXIWAY ’A4\ SEE TEMPORARY 
VEHICLE SERVICE ROAD ’A’ RELOCATION, SHEET G202. 

5. FLAGGERS SHALL BE PRESENT WHEN CROSSING ACTIVE TAXIWAYS T AND ‘G\ 

RESTORATION DETAILS: 

1. PHASE 9 CONSISTS OF THE WORK NECESSARY TO REMOVE THE TEMPORARY 
CLOSURE MEASURES THAT WERE IMPLEMENTED DURING PREVIOUS PHASES OF WORK. 

2. RE-MARK LEAD IN LINES AND REPLACE SIGNAGE TO ITS ORIGINAL CONDITION ON 
TAXIWAYS ’A4’, ’A7’, AND W ON A PULL BACK BASIS WHILE BEING ESCORTED BY 
LAWA OPERATIONS. CONTRACTOR SHALL GIVE RIGHT OF WAY TO AIRCRAFT DURING 
PULL BACK OPERATIONS. 

3. RE-MARK LEAD IN LINES AND REPLACE SIGNAGE TO ITS ORIGINAL CONDITION ALONG 
REMAINING AREAS OF RUNWAY 7R-25L 

4. REMOVE ALL REMAINING ORANGE CONSTRUCTION FENCING 

5. REMOVE ALL REMAINING LOW PROFILE BARRICADES 


CLOSURE DETAILS: 

1. FOR PHASE 2B CLOSURE DETAILS, SEE SHEETS G435-G440 


PHASE 4 


90% SUBMITTAL REV 1 


LAX 



LAX 


GRID LOCATIONS 


Los Angeles World Airports 

RUNWAY 25L REHABILITATION PROJECT 


CONSTRUCTION PHASING PLAN 

PHASE 2B 

LOS ANGELES INTERNATIONAL AIRPORT 

SUBMITTED BY 

APPROVED BY 

ASST. CHIEF AIRPORTS ENGINEER 

CHIEF AIRPORTS ENGINEER 

DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER SHEET _ 

49 OF 250 G419 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 

20180064 

FILE NAME 20180064G-419SQ7.DWG 


DESCRIPTION 


APPROVED 










































































































































































































































































































































































































































































TEMPORARY CLC 

REQUIRED^^I^RBJ^AT^Wfffl'TAVVA 
OPE RATI ONS^|fiHW^Att ,,,, RU^/VAY CLOSURE 
LIGHTEB-^rftTEACH END OF RU® 


RUNWAY 7L-25R 


-RSA- 



n 

Its a— 

___ J 

r-- 

- -VJ 

r 


S0 YV-~*. 




TWY U TO BE OPEN AT THE END 
OF PHASE 2. UPDATE SIGNAGE 
ACCORDINGLY 


F 

-4 — 

-ATS* 




-TSA- 


1:1798698. 

1:6434472. 


.57- 




TWY U SHALL ONLY BE CLOSED FOR 
MARKING AND SIGNAGE MODS. TWY N 
AND T TO REMAIN OPEN DURING WORK. 
COORDINATE WITH LAWA. 


1798724. 

6434691. 

X" ro 





TWY U TO BE OPEN AT THE END 
OF PHASE 2. UPDATE SIGNAGE 
ACCORDINGLY 

y G b r 


RSA-^ —pqA, 


- — -TSA- 


- WITHIN TAXIWAY 




£ 



NO A380 FROM B17 
TO TWY T 


~GS-o— GS- 


10FA-TOFA- ■ 


-TSA-TSA- 


-TSA-TSA- 


TWY H 





DELETE SNOW FENCE WEST OF 
TWY N TOFA 


xorA 


■ TorXi 


X'Of fc 


■\ \ A 


\ ■ \ n\ 



- PHASE 2 - 



LU 


NWAY 7R-25L 





Z 



7 7 Z 


7^ 


LOW-PROFILE BARRICADES 
"PLACED AT TWY U TOFA 


9b 7——___[ 

■© o 
o 


-TSA-TSA- 


-TSA-TSA- 


CONTRACTOR TO INSTALL BARRICADES 
FARTHER EAST ON TWY A WEST OF TWY T 


\ 


^ — 



= ?3B F A- 


DELETE WESTERN HAUL ROUTE. 
CONTRACTOR TO ACCESS WORK 
AREAS THROUGH TWY A4 



- T3*— • - ■ - TGi 





90% SUBMITTAL REV 1 


100 ’ 


100 ’ 


200 ’ 


SCALE: 1” = TOO’ 
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LEGEND: 



RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE Al 

RUNWAY CLOSURE LIGHTE 
SEE DETAIL 5, SHEET G- 


AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 

EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 

NOTES: 

1. PHASE 2A CONSISTS OF THE TEMPORARY MARKING REMOVAL, BARRICADE AND CONE 
PLACEMENT, AND OTHER REQUIREMENTS NECESSARY TO CLOSE RUNWAY7R-25L, TAXIWAY G, 

AND TAXIWAY U. WHICH SHALL BE CLOSED SIMULTANEOUSLY UPON THE START OF THIS PHASE. 

2. CONTRACTOR SHALL COORDINATE WITH LAWA OPERATIONS TO COVER OR DISCONNECT EDGE 
LIGHTING, CENTERLINE LIGHTING AND MARKING, AND SIGNAGE WITHIN THE ACTIVE TAXIWAY 
OBJECT FREE AREAS ON TAXIWAY ”H” AND TAXIWAY "A". WORK SHALL BE DONE ON A 
PULL-BACK BASIS UNDER CONTROL OF AIRPORT-OPS. 

3. TEMPORARY COVERING OF LIGHTS AND SIGNS ARE SHOWN ON THESE PLANS FOR THE 
CONTRACTOR’S REFERENCE. SEE ELECTRICAL PHASING PLANS G300 THRU G306 FOR DETAILS 
ON COVERING EDGE LIGHTS AND SIGNS, AND FOR DE-ENERGIZING CIRCUITS. 

4. SIGN PANELS CALLED FOR REMOVAL SHALL BE REPLACED WITH BLANK (BLACK) PANELS. 
CONTRACTOR SHALL SAVE REMOVED PANELS FOR RE-INSTALLATION IN PHASE 2B 


1X X X X X XI 


EX. 


MOD. 





Los Angeles World Airports 


LAX 


GRID LOCATIONS 


RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING AND 
CLOSURE DETAILS PHASE 2A 
1 OF 6 

LOS ANGELES INTERNATIONAL AIRPORT 


SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


SCALE 

AS SHOWN 


CHECKED 

TJW 


DATE 

03/04/2019 


FILE NAME 2 0180064G-421 P2A.DWG 


APPROVED BY 


CHIEF AIRPORTS ENGINEER 


PLAN SET NUMBER SHEET 

50 OF 250 


G421 


20180064 












































































































































































































































































































RUNWAY 7L-25R 




I 

i 

(-TOFA- 


I - 1 - 

i 

l-TSA—1- - 
o 

1 "n 

■ T> 

=i—TSA 

CO 

> j 

J 

! 

!i : ,ilv 




\ 

END OF TWY H CLOSURE (GOING WEST) 
REMOVALS TO THE EAST CAN OCCUR 

ANYTIME IN PHASE 2 


' 



X 



/ /Y *\ \ . 

L _ A. __ \ _I 


—N: 1798923.49 
E:6436367.62 




Ph\SE 2 


LU 



— TOFA-TOFA-■ 

—RSA-RSA— 


TEMPORARY PHASE 2| WORK ONLY. BARRICADES TO 
BE REMOVED AND TAXIWAY RE-OPENED IMMEDIATELY 
AFTER BARRICADE SET UP AND PHASE CLOSURE 
WORK ON TAXIWAY T IS COMPLETE 


NO SIGN MODS 
-REQUIRED, TWYN 
TO REMAIN OPEN 


■ -TOFA--TOFA 


-RSA— - - - 
-TS A= 


CONTRACTOR TO PERFORM 
REMOVALS/BLACKOUT ON A 
PULL BACK BASIS 


- -TOFA- V -TOFA- 


SIMILAR NOTE FOR TWY N AND F WORK 


TWY H 


tu 


,TSA^- <8> xk / 

I a£n 



N: 1799001.23 
E:6437029.06 



WITHIN TAXIWAY H TOFA 
TSXX; 


-tsa — 

N: 1799050.75- 
E:6437440.05 

^-D-Q- 



-TSA- 





-N: 1798968.23 
E:6436750.93 


N: 1798961.67 
E:6436689.36 



- PHASE 2 - 




RUNWAY 7R-25L 



'HIC 








% 








Jiiy/HiiisLiiiiiiiiiiiiiiiiml 




-N: 1798624.45 


P ( 


xoyr 


■7 — 7 7 




-N: 1798578.12 
E:6436408.61 

-TSA-O - 



NO SIGN MODS 
REQUIRED, TWY A 
TO REMAIN OPEN 


NO SIGN MODS 
REQUIRED, TWYN 
TO REMAIN OPEN 


N: 1 798661.66- 
E:643804(J.39 


„X3 




N:1798514.99— —TSA— 
E:6436804.81 



-TSA-TSA- 


-TSA-TSA- 


m 


-N:1798146.42 
E:6436459.84 







TWY A 


STRIPING TO REMAIN 
(PROTECT IN PLACE) 




: 



STRIPING TO REMAIN 
(PROTECT IN PLACE) 


□ 



1798689.81 

1438277.54 


-N:1798584.93 I 
E:6438365.49 " 

I 



L N: 1798468.78 






X 


TEMPORARY PHASE 2A WORK ONLY. 
BARRICADES TO BE REMOVED AND 
TAXIWAY RE-OPENED IMMEDIATELY AFTER 
BARRICADE SET UP AND PHASE CLOSURE 
WORK ON TAXIWAY T IS COMPLETE 

i -*7 


J 


■tf 




LEGEND: 



ADJUST SIGNS 
"ACCORDINGLY XX 


EX. 

mu 


MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 

EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 


REMOVE STRIPING 


STRIPING/LIGHTS TO 
REMAIN IN PLACE 


NO SIGN MODS 
REQUIRED, TWY N 
TO REMAIN OPEN 


100 ’ 


100’ 


200 ’ 


SCALE: 1” = 100’ 


90% SUBMITTAL REV 
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RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING AND 
CLOSURE DETAILS PHASE 2A 
2 OF 6 

LOS ANGELES INTERNATIONAL AIRPORT 


1 SUBMITTED BY 


LAX 


ASST. CHIEF AIRPORTS ENGINEER 


APPROVED BY 


CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


CHECKED 

TJW 

DATE 

03/04/2019 


PLAN SET NUMBER 

51 OF 250 


G422 


FILE NAME 2 0180064G-422P2A.DWG 


20180064 
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90% SUBMIT 



TYLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(213)694-3981 FAX (61 9) 692-0634 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 


AL REV 1 



<¥> 

ixxxxxX] 

( 8 ) 

EX, 


MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 


EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 



100 ' 


100 ' 200 ’ 


SCALE: 1” = 100 7 



20180064 




































































































































































































































































































RUNWAY 7L-25R 


RUNWAY 7L-25R TEMPORARY CLOSURE 
REQUIRED. COORDINATE WITH LAWA 
OPERATIONS AND INSTALL RUNWAY CLOSURE 
LIGHTED 'X' AT EACH END OF RUNWAY 

-■. . -i- i- 


-TOFA-TOFA-TOFA- 

-R5A-RSA-RSA— 


CONTRACTOR TO COORDINATE CLOSURE OF 
RWY 25R WITH LAWA. WORK TO OCCUR IN THE 
FIRST 5 HOURS OF PHASE 2. WORK IN TWY H 
- CAN OCCUR ANYTIME DURING PHASE 2 


-TSA- 

-TSA- 

-TSA- 

— 






« < >» 


V s - 


5. 


x 






799539.37 
E:6441557.74 


N: 1799498.50- 
E:6442052.38 


HI 


■ PHASE 2 - 



RUNWAY 7R-25L 





N:1799280.87- 
E:6442051.39 



_ S'W OFA - 

- 2S4-e^ Vn ^ — 


=N:1799326.71 


\ -TSA- 


-TSA-TSA- 


< > » 


-TSA-TSA- 


TWY A 


-TSA- 


X TO? 

•TSA — 

::j 






l/V 


■-TOFA- 




0 0 



DELETE HAUL ROUT 
WEST OF TWY A4 






ALL WORK IN TWY A TO BE PERFORMED C 
PULL BACK BASIS COORDINATED WITH OPS. 
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LEGEND: 



1X X X X X xl 


EX. 


MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G; 


EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 



CHECK ALL 
REFERENCES 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 


DELETE LEADERS IDENTIFYING PHASES, 
ALL PHASE 2 THIS SHEET ON RWY 


PROFILE BARRICADES 
, SHEET G401 


REMOVE STRIPING 

O STRIPING/LIGHTS TO 
REMAIN IN PLACE 


100 ’ 


100 


200 ’ 


SCALE: 1 ’’ 


TOO’ 



EJPJHMro 

0 etao-eb 



PHASE 2 


90% SUBMITTAL REV 1 



























REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 



Los Angeles World Airports 

RUNWAY 25L REHABILITATION PROJECT 
CONSTRUCTION PHASING AND 
CLOSURE DETAILS PHASE 2A 
4 OF 6 

LOS ANGELES INTERNATIONAL AIRPORT 


SUBMITTED BY 


APPROVED BY 


LAX 


ASST. CHIEF AIRPORTS ENGINEER 


CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


CHECKED 

TJW 

DATE 

03/04/2019 


PLAN SET NUMBER SHEET 

53 OF 250 


G424 


FILE NAME 2 0180064G-424P2A.DWG 


20180064 
































































































































































































































































































































'vj- 

CM 

o 

I— 
HI 
LD 
X 

c o 

LU 

LU 

c n 

i 

LU 


X 

o 



LEGEND: 


90% SUBMIT 



WLININTERNATIONAL 

engineers | planners | scientists 
6033 WEST CENTURY BOULEVARD SUITE 605 
LOS ANGELES, CALIFORNIA 90045 
PHONE(213)694-3981 FAX (6 1 9) 692-0634 


AL REV 1 


- RSA- 

-TSA — 

-TOFA— • 

-V 


IXXXXXX1 



MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 

EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 


REMOVE STRIPING 


STRIPING/LIGHTS TO 
REMAIN IN PLACE 
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MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 

EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 
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LEGEND: 


LOW PROFILE BARRICADES PL 
SEE DETAIL 1, SHEET G40L 


HIS PHASE, 


1X X X X X XI 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 


PAVEMENT CLOSED^ 


RCRAFT 


ORANGE CON 
SEE DETAJ 


TION FENCE, 
'"SHEET G402 


\ 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE 
LIGHT SEE ELECTRICAL CLOSURE PLAN 
AND DETAILS, SEE SHEET G308 


« < 


• -|TOFA -- -TOFA- 


-TOFA-TOFA-- 



TT 


TOFAf-XTOFA- 


-TOFA- 


TEM 


RY TAXIWAY CLOSURE 
DETAIL 3, SHEET G401 


FLAGGER EQUIPPED WITH TWC 


OPERATIONS ESCORT WORK T 
PERFORMED ON A PULL-BAC 


NOTES: 

1. WORK DISPLAYED HEREIN SHALL BE COM 


AT THE END OF PHASE 3 PRIOR TO START OF PHASE 5. 


DELETE SHEET 

- ANY TWY G PERMANENT LIGHTING/STRIPING WORK 
WITHIN THE RSA TO OCCUR IN PHASE 3 
- ANY WORK OUTSIDE OF RWY RSA TO OCCUR IN PHASE 4 


2. CONTRACTOR SHALL COORDINAT^pPHAWA OPERATIONS TO RESTORE EDGE LIGHTING, CENTERLINE LIGHTING, 
AND SIGNAGE WITHIN THE Ajjj^^XIWAY OBJECT FREE AREAS ON TAXIWAY ’H’ AND TAXIWAY ’A’. 

3. TEMPORARY COVERIN^^UGHTS AND SIGNS ARE SHOWN ON THESE PLANS FOR THE CONTRACTOR’S 
REFERENCE. SEmKtRICAL PHASING PLANS G400 THRU G406 FOR DETAILS ON COVERING EDGE LIGHTS 
AND SIGNS^IFFOR DE-ENERGIZING CIRCUITS. 


EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 
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SCALE: 1” = 100’ 
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WOjapPITHIN THE RUNWAY 7L-25R REQUIRES A TEMPORARY NIGHTTIME RUNWAY CLOSURE. RUNWAY 
JRE X’S SHALL BE PLACED AT EITHER END OF RUNWAY 7L-25R DURING NIGHTTIME CLOSURES. 
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jJNWAY 7L-25R TEMPORARY CLOSURE 
IRED. COORDINATE WITH LAWA 
OP^^LONS AND INSTALL RUNWAY CLOSURE 
LIGHTE^^T EACH END OF RUNWAY 

/— REMOVE BLANK. REINSTALL 
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-ORANGE CONSTRUCTION FENCE TO 
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E:6436367.62 
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EX. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED 
SEE DETAIL 5, SHEET G4£ 

AIRCRAFT TAXI RQ 
CONSTRUC^^AUL ROUTE 
UNM^fflAUL ROUTE 

Profile barricades placed this phase, 
See detail i, sheet G40i 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 
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MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 
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START OF PHASE 6. 

CONTRACTOR SHALL COORDINATE WITH U\WA OPERATIONS TO RESTORE EDGE LIGHTING, 
CENTERLINE LIGHTING, AND SIGNAGE WITHIN THE ACTIVE TAXIWAY OBJECT FREE AREAS ON 
TAXIWAY ’H’ AND TAXIWAY ’A’. 

TEMPORARY COVERING OF LIGHTS AND SIGNS ARE SHOWN ON THESE PLANS FOR THE 
CONTRACTOR’S REFERENCE. SEE ELECTRICAL PHASING PLANS G400 THRU G406 FOR 
DETAILS ON COVERING EDGE LIGHTS AND SIGNS, AND FOR DE-ENERGIZING CIRCUITS. 

WORK WITHIN THE RUNWAY 7L-25R REQUIRES A TEMPORARY NIGHTTIME RUNWAY CLOSURE. 
RUNWAY CLOSURE X’S SHALL BE PLACED AT EITHER END OF RUNWAY 7L-25R DURING 
NIGHTTIME CLOSURES. 
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RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 


ONSTRUCTION HAUL ROUTE 

LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 
SEE DETAIL 4, SHEET G402 
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DELETE SHEET (NO PHASE 5) 

- TWY F WILL NOT CLOSE FOR EXTENDED PERIOD. ANY 
TOUCH UP/RESTRIPING TO OCCUR IN PHASE 4 
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NOTES: 


WORK DISPLAYED HEREIN (SHEEj^Bl) SHALL BE COMPLETED AT THE DURING PHASE 5. 

CONTRACTOR SHALL COORDJfl^rWITH LAWA OPERATIONS TO COVER OR DISCONNECT EDGE LIGHTING, 
CENTERLINE LIGHTING, JJ^IGNAGE WITHIN THE ACTIVE TAXIWAY OBJECT FREE AREAS ON TAXIWAY ’H’ AND 
TAXIWAY ’A’. 

TEMPORARY COF LIGHTS AND SIGNS ARE SHOWN ON THESE PLANS FOR THE CONTRACTOR’S 
REFERENC^^E ELECTRICAL PHASING PLANS G400 THRU G406 FOR DETAILS ON COVERING EDGE LIGHTS 
ANDAND FOR DE-ENERGIZING CIRCUITS. 

WITHIN THE RUNWAY 7L-25R REQUIRES A TEMPORARY NIGHTTIME RUNWAY CLOSURE. RUNWAY 
0SURE X’S SHALL BE PLACED AT EITHER END OF RUNWAY 7L-25R DURING NIGHTTIME CLOSURES. 
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CLOSURE dH^LS PHASE 6 


LOS ANGELES INTERNATIO 


1 SUBMITTED BY 




ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


AIRPORT 


CHECKED 

TJW 


PLAN SET NUMBER 

59 OF 250 


DATE 

03/04/2019 


FILE NAME 2 0180064G-430PH6.DWG 


2018001 



























































































































































































































































































lPH7.dwg 03/02/2019 


J_I_I_Lj L L-L 


RUNWAY 7L-25R TEMPORARY CLOSURE 
REQUIRED. COORDINATE WITH LAWA 
- OPERATIONS AND INSTALL RUNWAY CLOSURE 
3HTED 'X' AT EACH END OF RUNWAY 


RUNWAY 7L-25R TEMPORARY 
CLOSURE REQUIRED. COORDINATE 
WITH LAWA OPERATIONS AND 
INSTALL RUNWAY CLOSURE LIGHTED 
'X' AT EACH END OF RUNWAY 


-TOFA- |-= ■ 


' l 

-i—Rs/y 
i 



-N:1799309.( 

E:6436710.‘ 
-TOFA- 


M0[ 


-I Ur A — --— | Ur Ap 

-1—i— m —*— ^ 




RUNWAY 7L-25R TEMPORARY 
CLOSURE REQUIRED. 
COORDINATE WITH LAWA 
OPERATIONS AND INSTALL 


RUNWAY CLOSURE LIGHTED 
'X' AT EACH END OF RUNWAY 


N:1799408.18- 
E:6437540.79- 








- 


-N:1799445.83 
E:6437858.02 

W- It-TOFA-TOFA- 


— RGAX 



TOFA-TOFA- ■ 


in 


■ -TOFA- 

■ m m 


■N:1799333.69 
E:6437872.99 




- PHASE 7 - 


WITHIN TAXIWAY H TOFA- 

nlirfc. \i, 


^ ® 


TWY H 


3923.49—v | 

5367.62 

mrA v i n mr t 

\ U 

u = = = 

/® 

nrnr 

'1 n A r 1_1 1' 

l j 



-I l" ■ ■ TV - \ 

1 



Tu 


<g> 


-TOFA- 


^9 

-TOFA-TOFA-TOFA- 


N:1799301.52- 
E:6437913.85 


-TOFA-TOFA-- 


^—N: 1798968.98 
E:6436750.93 



-N:1799324.26 ^N:1799339.27 
E:6438105.26-/—E:6438231.62_ 

( 8 ) * 


N:1799586.38- 
E:6439042.27 



(8) fe> 


- PHASE 6 - 


- toFa - 
N:1799202.82- 
E:6438087.40 

i Itiv 




, _ "flopA - 

-N: 1799204.28 
E:6438099.96 
l 


1:1799430, 

i:6439001 



-TOFA- 


I 


N:1799258.31- 
-E:6438551.80 


RASE 2 - 






*h 


> 






RUNWAY 7R-25L 


JNWAY 7R-25L 


3469.49- 

5421.50 



I- 



7^ 




7" 


V / 


~T / / 




WITHIN TAXIWAY A TOFA 


GN TO REMAIN WITH 
PANEL FROM PHASE 


-N:1798514.99 
E:6436804.81 


SIGN TO REMAIN WITH- 
BLANK PANEL FROM 
PHASE 2A 


-EXISTING BLACKED OUT 
\^/\ MARKING TO REMAIN (TYP) 


-7^- 


L 


SIGN TO REMAIN WITH BLANK 
PANEL FROM PHASE 2A 


-RE-MARK TAXIWAY 
CENTERLINE MARKINGS 


TWY A 



LEGEND: 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONSTRUCTION HAUL 

LANDSIDE HAU^^E 

BARRICADES PLACED THIS PHASE, 
1, SHEET G401 

Vement closed to aircraft 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 


V 


[XXXXXX1 


FLAGGER EQUIPPED WITH TW( 


OPERATIONS ESCORT WORK 1 
PERFORMED ON A PULL-BAC 


BLACK OUT EXISTING MARKIN 
WITH BLACK WATERBORNE Pfi 


DELETE SHEET 

- TWY A ANY TOUCH UP/RESTRIPING TO OCCUR IN PHASE 
4 ON A PULL BACK BASIS (BETWEEN 0100 AND 0600 HRS) 
- TWY N/H8 RESTRIPING TO OCCUR IN PHASE 4 


COVER EXISTING EDGE LIGHT/^_ _ 

LIGHT SEE ELECTRICAL CLOSURE PLAN AND 
DETAILS, SEE SHEET G308 


100 ’ 


-LIGHTS TO REMAIN 
COVERED FROM 
PHASE 2A (TYP) 

\ _ 100 ’ 


200 ’ 




EXISTING LOW PROFILE BARRICADES THIS PHASE 
SEE DETAIL 1, SHEET G401 


90% SUBMITTAL REV 1 




SCALE: 1” = 100’ 




H Mf 


■RQ[ 


MM 
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REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 
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runway ^Rehabilitation project 
constrtW«on phasing and 

CLOSURE D^^LS PHASE 7 
1 ( 

in in 111 mu i ii iiw^h ii i m i 


1 SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


CHECKED 

TJW 


PLAN SET NUMBER 

60 OF 250 


DATE 

03/04/2019 


FILE NAME 2 0180064G-431 PH7.DWG 


20180( 


MATCHLINE - SEE SHEET G432 



















































































































































































































































































MATCHLINE - SEE SHEET G431 


RUNWAY 7L-25R TEMPORARY 
CLOSURE REQUIRED. 
COORDINATE WITH LAWA 
OPERATIONS AND INSTALL 


RUNWAY 7L-25R 


RUNWAY CLOSURE LIGHTED 'X' 
AT EACH END OF RUNWAY 



r N: 1799876.62 
£439406.94 


.-N: 1799628.06 : 

E:6439393.49 UhA ~ 




r TOF7T 


1BH 


^m 


R1A 


ROX 


ROAX 


REMOVE BLANK, AND 
RE-INSTALL GUIDANCE 
SIGN PANELS 
-TOFA-TOFA 


XI0 A 


HX*r- 


JS A- TSA-TSA-TSA-TSA-TSA-TSA-TSA-TSA-TSA- 



- PHASE 7 - 


—X-RS*- 

TSA-TSA 


--f —TSA- f -TSA- 

- PHASE 6- 


& (8) 




-N: 1799359.46 
E:6439409.35. 


TWYH 


—N:1799568.26 
E:6440161.29 

I DM- 


rc 


-TOFA-TOFA- 




l^-TOFA -TOFA 


N:1799498.85- 
E:6440577.32 


fA-TOFA- 

-N:1799588.81 
E:6441340.25 


■ PHASE 2 - 


JNWAY 7R-25L 


7 / 






A' 




-□ - □ - □- 




T 1 I r 


-x-xx 




/ 

/ 

/ 

\ 


\ 

mr a \/ 


-TVMS7A \/ -rrvl-A \/ 

\/-rr\c 

. J 

1 

A X 


1 UIXA X 1 Ul A X 

X 1 Ul 


um AIUI AA i 


— tsa —^N: 1798884.06-1_ tsa-tsa-TSA — — tsa-tsa-tsa- 


-TSA- 


-TSA- 


-TSA- 


- TS A^^r -TSA-TSA-TSA-TSA-7 






TWY A 




_ 


LEGEND: 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE . 




IXXXXXX1 


EX. 


AGGER EQUIPPED WITH TWO WAY RADIO 


EXISTING GUIDANCE SIGN 


LD 


LOW PROFILE BAB, 
SEE DETAIL 1. 


tS PLACED THIS PHASE, 
G401 


OPERATIONS 

PERFORMED 


BLACK OUT 
WITH BLACK 


COVER EXIST 
LIGHT SEE E 
DETAILS, SEE 


DELETE SHEET 

- TWY H6 STRIPING TO OCCUR IN PHASE 4 
- TWY H4 AND H3 STRIPING NOT TO BE REMOVED IN PHASE 2 


PAVEMQ 


TOSED TO AIRCRAFT 


90% SUBMIT 


GE CONSTRUCTION FENCE, 

EE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 
SEE DETAIL 3, SHEET G401 
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REV. NO. 

BY 

DESCRIPTION 

APPROVED 

DATE 



AL REV 1 



100 ’ 


100 ’ 


SCALE: 1” = 100’ 


200 ’ 






H ^ O 


■RQ[ 


Los Angeles World Airports 


:[133 


GRID LOCATIONS 


runwaT 
constT 

CLOSUE 


REHABILITATION PROJECT 
[ON PHASING AND 
AILS PHASE 7 


LOS ANGELES INTERN 


SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


SCALE 

AS SHOWN 


CHECKED 

TJW 


DATE 

03/04/2019 


FILE NAME 2 0180064G-432PH7.DWG 


IORTS ENGINEER 


PLAN SET NUMBER SHEET 

61 OF 250 


201801 



































































































































































































































MATCHLINE - SEE SHEET G433 


JLJ_ 


>« //\ ^1 






RUNWAY 7L-25R 


! 


T~ 


7TT 


■ 

|, Gjl 


7 

A T 

u 

1 



-PHASE6_== 

/—N: 1799756.00 

- Y 


1799943.78 
_ 054.39 

Vi 

TN: 179991? 
E:6442054.2T 


-R9A-- 

X— WITHIN TAXIWAY 



Ha 


\V 


-TOFA-TOFA-TOFA-TOFA-TOFA-TOFA 

A-RSA-RSA-RSA-RSA- 


3 



E:6441743.51 


—N: 1799830.11 
E:6442367.12 

TWYH 


< > » 


-N:1799681.04 V\ 
E:6442053.20 ^ 


/ 


MOD. 

-TOFA- - 


N:1799531.33- 
E:6442052.53 


= N: 1799598. 12^ sa “ 0' _ ' 
E:6442052.83 v 
- - j f VoFA-g-- 

,_ K 

V~ 264 ’ G-V/ TSA - 


l /-U: 1799643.95 
d— -I- Vrs/E:6442439.04-rs5! 


L/ 



MARKIN^TO^S£MIN BLACKED 
!0M PHASE 



HI . 


T®T 




/-U: 1799722.08 
V<E:6443097.44- 


■ X - 

r 


N: 1799849.39= 
E:6443804J 


-RSA-- 

*—mi h -x< 




ZZ. 


REMAIN WITH BLANK 
L FROM PHASE 2A 

Z.- 







-N:1799797.78 
-E:6443735.35 


PHASE 2 - 


RUNWAY 7R-25L 


^86 G-V/ Va • 


T 


FFT 


I N:1799248.17- 

| E:6442051.25 

| TOFA -X- WFA - 

1 N: 1799137.70- 

■ E:6442050.75 


V - TOFA- 


— 



-N: 1799294.00 
E:6442437.46 


■ - - -TOFA- XTOFA 



N: 1799242.00- 
E:6442929.35 


\ \ \ 


BFA-□— 



N: 1799276.32 
E:6443218.42 


-N: 1799183.55 
E:6442436.96 


S/ 





REMAIN WITH BLANK 
PHASE 2A 


V\ 




-E ® 

0 | 





< > 



BLACKED 


TWY/^^. 

-3 


\ V 


LEGEND: 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 

CONSTRUCTION HAUL 

LANDSIDE HAL^^E 

BARRICADES PLACED THIS PHASE, 
1, SHEET G401 

Cement closed to aircraft 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 




[XXXXXX1 


FLAGGER EQUIPPED WITH TWO WAT 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BA 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 


DELETE SHEET 

THIS PHASE 7 SHEET DOES NOT APPLY 


COVER EXISTING EDGE LIGHT/CENTERLINE 
LIGHT SEE ELECTRICAL CLOSURE PLAN AND 
DETAILS, SEE SHEET G308 


-Q- 


EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES THIS PHASE 
SEE DETAIL 1, SHEET G401 



100 ’ 


100 ’ 


SCALE: 1” = 100’ 


200 ’ 




infill 
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RUNWAY 25^|HABILITATION PROJECT 
CONSTRUCT^^PHASING AND 
CLOSURE PHASE 7 

3 OF: 

LOS ANGELES INTERN ATI OKH^fctBPORT 


1 SUBMITTED BY 


ASST. CHIEF AIRPORTS ENGINEER 


GRID LOCATIONS 


SCALE 

AS SHOWN 


APPROVED BY^ 


CHECKED 

TJW 


PLAN SET NUMBER 

62 OF 250 


DATE 

03/04/2019 


FILE NAME 2 0180064G-433PH7.DWG 


201800( 


L 


















































































































































































































































RUNWAY 7L-25R TEMPORARY 
JJOSURE REQUIRED. COORDINATE 
IL AWA OPERATIONS AND 
g 1 insT^runway CLOSURE LIGHTED 
'X' AT Eflfc^ND OF RUNWAY 
Hk — KjSfi — " I -X-XI 



■ ■ ■ ■ 

SEE NOTE 4 FOR WORK WITHIN 
THE RUNWAY 7L-25R SAFETY AREA 


-REMOVE EXISTING GUIDANCE 
SIGN AND STORE FOR 
RE-INSTALLATION IN PHASE 2B 


N:1800020. 6TFA- 
E:6442701.20 

416 *-*- 


RUNWAY 7L-25R TEMPORARY 
CLOSURE REQUIRED. COORDINATE 
WITH LAWA OPERATIONS AND 
INSTALL RUNWAY CLOSURE LIGHTED 
'X' AT EACH END OF RUNWAY 


REMOVE LXISIING GUIDANCE - 

SIGN AND STORE FOR 
RE-INSTALLATION IN PHASE 2B 

N: 1800135.72“^ 
E:6443671.13 


DTE 4 FOR 
RK WITHIN 
' THE RUNWAY 7L-25R 
SAFETY AREA 


■fm- 


Rom 



■ OF, 


DFA=N: 

/ E:l 


1800181.63 

6444057.98 


r A _jg)_ — 0- _(§ 


N:1799945.07- 
E:6442065.42 

fe (5?)__IL 

iM: 1799799.77- 
E:6442111.16 


ngr-' 



N:1799830.68 
E:6442371.64 


£ 


/ 


® ® TWY H 

^ROF!$-®- 0-RO& - - 0- ^$&FA-0- -0 -®OFA^- 


A-SA- 



- R&A - 


_ X 

N: 1799696.25— 
E:6442244.00 


-TOFA-TOFA 


- TOFA-TOFA-TOFA-T 


f-RSj( 

. -N:1799646.10'^ 

' TOI E:6442245.31 ’ t 

"ofa - 


-— RSA-- 









N:1799947.51 
E:6443360.70 


-0 - 0-RO0 — 0—^j 

W WT S 


-^V-ROFA-ROFA- 








^ X 5 

‘ / —N: 1799883.69 
/ E:6444093.35 

RSA- 

CM 

X 

-RSA-RSA-x ^RSA-RSA- 

- RSA-X-RSA-X- 



X 

REMOVE EXISTING- 
GUIDANCE SIGN AND STORE 
FOR RE-INSTALLATION IN- 
PHASE 2B 





s2 


264’ Gfivi 


- A^TOFA- 

-N:1799783.70 
/E:6442982.34 


-TOFA-TOFA-TOFA- 


/ 


-N:1799466.27 

£442352.92 


v / / 


RUNWAY 7R-25L 



\! \ IV 


PHASE 2 - 


- PHASE 2 - 


<*> 


N: 1799146.91—\ 
E:6442128.28 


i\ II ' \ 

N: 1799172.48 


-N:1799172.48 
E:6442343.63 


! 4 


—N:1799137.71 
E:6442050.75 






TWY A 



—N: 1799183.55 
E:6442436.96 

-AGFA-X- TOFAX 

EX. 


\ 





■N:1799276.32 
E:6443218.42 


X TOFA 


\ \ \ 


X 


\ \ 


REMAIN WITH BLANK 
PANEL FROM PHASE 2A 




SIGN TO REMAIN WITH BLANK 
3 ANEL FROM PHASE 2A 


PHASE 8 - CLOSE TP 


LEGEND: 


LOW PROFILE BARRICADE^ 
SEE DETAIL 1, SHEETS 


THIS PHASE, 


WITHIN TAXIWAY A TOFA 


IXXXXXXI 


BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 


Y 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 


PAVEMENT CLQS 


AIRCRAFT 


ORANGE^P^TRUCTION 
SEE^PT 4, SHEET G^ 

PORARY TAXIWAY CLC 
SEE DETAIL 3, SHEET G- 

FLAGGER EQUIPPED WITH 


<¥> 


OPERATIONS ESCORT WO 
PERFORMED ON A PULL- 


! 

COVER EXISTING EDGE LIGHT/CENTERLINE ' j T0FA -|~ ~ 



■ < >» 




BRINGS TO REMAIN BLACKED 
ROM PHASE 2A 


TOFA- r —1 —TOFA-TOFA’ 


-TOFA-TOFA-TOFA-fc TOF/J 


-TOFA-TOFA-TOFA- 


DELETE SHEET 

ANY STRIPING WITHIN RWY 25L, H (BETWEEN TWY H8 
AND TWY G), OR TWY G TO TO OCCUR IN PHASE 4 


EJOffiffliil 


~i ‘rT LI 


NOTES: 


COMPLETED. 

"WITH ATCT AND U\WA OPERATIONS TO COVER OR DISCONNECT EDGE 
AND SIGNAGE WITHIN THE ACTIVE TAXIWAY OBJECT FREE AREAS ON 


WORK DISPLAYED HEREIN SHAJJ 
CONTRACTOR SHALL COORQ 
LIGHTING, CENTERLINE^^mNG, 

TAXIWAY ’H’ Amjmm ’A’. 

TEMPORARY C^p^NG OF LIGHTS AND SIGNS ARE SHOWN ON THESE PLANS FOR THE CONTRACTOR’S 
REFERENa^pE ELECTRICAL PHASING PLANS G400 THRU G406 FOR DETAILS ON COVERING EDGE LIGHTS 
and^R; m F0R DE-ENERGIZING CIRCUITS. 

WITHIN THE RUNWAY 7L-25R REQUIRES A TEMPORARY NIGHTTIME RUNWAY CLOSURE. RUNWAY 
5SURE X’S SHALL BE PLACED AT EITHER END OF RUNWAY 7L-25R DURING NIGHTTIME CLOSURES 


EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 



100 ’ 


100' 


SCALE: 1 


200 ’ 


100 ’ 


rAL REV 1 
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RUNWAY !EHABILITATION PROJECT 

CONS r ||DN PHASING AND 

CLO l^^ILS PHASE 8 


1 SUBMITTED BY 


GRID LOCATIONS 


SCALE 

AS SHOWN 



LOS ANGELES INTERNA' 


ASST. CHIEF AIRPORTS ENGINEER 


CHECKED 

TJW 


PLAN SET NUMBER 

63 OF 250 


DATE 

03/04/2019 


FILE NAME 2 0180064G-434PH8.DWG 


20180( 


L 




































































































































































































































































































LEGEND: 


LO 

CO 

O 

I— 

LU 

LU 

X 

c o 

LU 

LU 

C/) 

I 

LU 


X 

o 


90% SUBMIT 
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AL REV 1 






MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 


EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 

EXISTING ORANGE CONSTRUCTION FENCE 
SEE DETAIL 4, SHEET G402 

EXISTING LOW PROFILE BARRICADES 
SEE DETAIL 1, SHEET G401 


NOTES: 


PHASE 2B CONSISTS OF THE RE-MARKING, RE-SIGNAGE AND REMOVAL OF ALL BARRICADES, 
AND SAFETY FENCES NECESSARY TO OPEN RUNWAY 7R-25L. 

CONTRACTOR SHALL COORDINATE WITH LAWA OPERATIONS TO ACCESS CENTERLINE LIGHTING, 
RE-MARKING, AND SIGNAGE AREAS WITHIN THE ACTIVE TAXIWAY OBJECT FREE AREAS. WORK 
SHALL BE DONE ON A PULL-BACK BASIS UNDER CONTROL OF AIRPORT-OPS. 

SIGN PANELS SHALL BE RE-INSTALLED IN THEIR ORIGINAL CONFIGURATION AS SHOWN ON 
THE PLANS. 


WO’ 


WO’ 


200 ’ 



1 "LfA 


DRAWN 

ACD 

CHECKED 

TJW 

PLAN SET NUMBER SHEET _ 

64 OF 250 G435 

GRID LOCATIONS 

SCALE 

AS SHOWN 

DATE 

03/04/2019 

DWG NO. 

20180064 

TO 

FILE NAME 2 0180064G-435P2B.DWG 
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90% SUBMIT 
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AL REV 1 



IXXXXXX1 



MOD. 


RUNWAY SAFETY AREA 
TAXIWAY SAFETY AREA 
TAXIWAY OBJECT FREE AREA 

RUNWAY CLOSURE LIGHTED X 
SEE DETAIL 5, SHEET G402 

AIRCRAFT TAXI ROUTES 
CONSTRUCTION HAUL ROUTE 
LANDSIDE HAUL ROUTE 

LOW PROFILE BARRICADES PLACED THIS PHASE, 
SEE DETAIL 1, SHEET G401 

PAVEMENT CLOSED TO AIRCRAFT 

ORANGE CONSTRUCTION FENCE, 

SEE DETAIL 4, SHEET G402 

TEMPORARY TAXIWAY CLOSURE BARRICADES, 

SEE DETAIL 3, SHEET G401 

FLAGGER EQUIPPED WITH TWO WAY RADIO 


OPERATIONS ESCORT WORK TO BE 
PERFORMED ON A PULL-BACK BASIS 

BLACK OUT EXISTING MARKINGS 
WITH BLACK WATERBORNE PAINT 

COVER EXISTING EDGE LIGHT/CENTERLINE LIGHT SEE 
ELECTRICAL CLOSURE PLAN AND DETAILS, SEE SHEET G308 

EXISTING GUIDANCE SIGN 

MODIFIED GUIDANCE SIGN WITH BLANK PANELS 


EXISTING BLACKED OUT MARKINGS 
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